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BPD-0 503-60 

Contract Ho* BA-1076 
Anondmaat Bo. 3 


van 



General Precision Laboratory, Inc. 
63 Bedford Bead 
Pleaeantville, R«v loric 


Gentlemen* 

X* Reference is made to Contract Be* RA-1076 dated 28 
<Svxm 1957', m amended. 

2, The parties hereto agree as follow#! 

a* A total of *8 waits" instead of *6 units" wore 
supplied under sub-Ate® 41 of Exhibit *C* for 
Item 5. This results in an increase of 1345.70 
er a new total target prise of $34,671.79 for 
Item $• 

b* The quantity of "18" for sub-item 237 of Inhibit 
"D" for I tea 7 is changed to read *6*. This 
results in a decrease of $303.12 or a new total 
target pries of $25,238.33. 

o. A total of "9 units" instead of "8 waits" wire 
supplied loader sub-item 67 of Exhibit *B" for 

Item 8. 

Tbs total quantity of *12 units* for sub-item 
388 of Inhibit *8" for Item 8 is changed to 
read ”6 units". The above and correction in 
addition results in a net increase of 13.06 or 
a new total target price of $48,745.96. 

d. The above results in a new total target price of 
$745,438.61. 

3. Pursuant to the provisions of PART IT - PRICE KI2S5T SRMIR AT 10 N 
the parties hereto have negotiated and agreed upon $618,155 as being 
the final pries, excluding shipping costs, for performance of Contract 
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Mo, RA-1076. Accordingly, the redetermined price for eaeh item 
is «s follows s 


25X1 A 


25X1 A 


1. 


$191,009.90 

2, 


280,642.37 

3. 

Included in Item 1 

4. 

Included in Ztsn 2 


5* 


29,053.29 

6, 


47,597.93 

7. 


21,017.27 

8 . 


40,180.07 

9, 


3,908.93 

1C. 


4,945.24 

11. 

Included in Item 1 

12, 

Included in Item 1 

*618,155.00 

Estimated Maximum Shipping Costs 
total Amount 

trnm 


•The Contractor shall substantiate his shipping cost 
claim with prepaid carrier’s documents and/or other 
evidence of actual shipping costs, excluding Q it A 
and profit, 

4> The above results is a net decrease of $127,233,61 frost the 
target to the final amount for the contract items. This Amendment 
results in a net decrease in funding of $165,381.76 or a new total 
consideration of $618,929,99, 411 other terms, conditions and 
requirmaents of Contract So, HA-1076, as amended, remain unchanged. 

5, Please indicate your receipt of this Amendment So. 3 to 
Contract So. 1A-2D76 and your ac cept a nc e thereof hy execrating the 
original a md two copies hereof. Return the fully executed original 
and one copy to the undersigned and retain the remaining copy for 
your files. 


Very truly yours. 



Contracting Of fleer 

ACKNOWLEDGED AMD ACCEPTED 
QSSEBAL PRECISION lABORATORS, ISC. 
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